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LOCKHEED AIRCRAFT CORPORATION 

ENGINEERING STUDY f ] 
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NAMl OF MAJOR C OMPONENT j PART 
Lover Uatoh Aeaemhly I 

OR LOWEST SUBASSEMBLY 

Hatch 

PART NO & MODEL C>R TYPF 

TITLE OF PROPOSAL V ^ 


NATURE OF PROPOSAL : 
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REASON FOR PROPOSA! '. 

(LAC-P. 29 ) To permit the uae of the FFD-4 -y* tern "long with the ”15" Configuration. 


o 


(LAC-C29-1) Heviaad to provide I’FD-fc hutohei > y modifying F24o? hatches In lien of 
F353 Type 1—6 hatches. 


** Revieod to eliminate fcltn. Coot* of Job changed to test only. Use of 
"E" eliminated. 
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ISTIMATED COST AND TIME INVOLVED 
ADDITIONAI FUNDING REQUIRED : 
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ESTIMATED COST FOR KITS OR PARTS 
AUDI I ION At FUNDING RCQUIRTO ; 
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TST. MAH/HRS. RtQ'D. TO ACCOMPU 5 H CHANGE IN HELD 


SOURCE OF PARTS TOR KIT 
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AVAIL ABILITY - « WEEKS AFTER APPROVAL 
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DISPOSITION OF SPARES AFFECTED 
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** NAT t HF O F ITiOPOfAL ! 

A surplun damaged butch will be modified to provide a precoure reeled 
housing around the FFD-4 censor and raoordor. The FFD-4 heat exchanger 
will lie mounted adjacent to the presoure box and interconnecting harneases 
and plumbing will be installed. No provisions will be made for the 
is camera or ttyntwi 6. 

Harnesses required to Interconnect the hatch, the ship’s supply and the 
FFT>»4 power package will be provided with the hatch. 

A rack Rauerably will be provided with the hatch for mounting the FJTD-4 
power package In the Q-bay upper hutch. 

Structure in the upper hatch for inatnllatlon of the FFD-4 power paakage 
and Its support raak will be provided In the tect vehicle. 

The ship's wiring will be identical to FFJ)-3 and will therefore require 
no ehange. 

The ITD-4 components mentioned nli. , !<■ > thcr with two (•?) control panels, 
will be GFAE. The two (?) control ; ■ancle must be suitable to fit In the 
number 3 and H R.H. coin > ole aloha and munt bo limited. 

Power available foi* this package will b« idontlcnl to the FFT)-3 power. 

An airplane murt be made available for f light testing the flrat set of 
FFD-k equipment. Tills program will conolst of one (l) flight* 

** MOPITO II/JJDLITM l 

No apodal ground handling i» required. 

#* WJI1QHT AM? TALA NCR » 

Not applicable. Test vehicle will be ballasted as required for test only. 
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3CHEIXT XJ5; 

1. Hatch aval labia for installation by 25 August 1965 . 

2, Inutollation of provision# and flight tent ocmplete on* (l) v«ek after 
recaipt of aircraft. 
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